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25X1 A 



April 6, 1962 


25X1 A 

25X1 A 

25X1 D 


Ref: AF33 (600) -40274, Task Order 6 

Dear 


Enclosed is a copy of an amendment to Subcontract 007. 
This amendment is requested by 


to cover certain 


additional costs incurred by them including restoring the 

replacing certain tubes and 


additional packing made necessary by the shipping arrangements. 

Since the Subcontract is on a cost plus fixed fee basis, 
I recommend and request your approval of this amendment. 

Very truly yours, 

25X1 A 



Vice President 


CFB:lp 
Enc. 1 


Approved For Release 2002/11/13 : CIA-RDP66B00728R000200080023-5 









Approved For Release 2002/11/13 : CIA-RDP66B00728R000200080023-5 


w»* ■* OOlcEISaCar 

tJUStfflffffftAffT 

iU®80tflHHP 


^33(600 M02T4 

0Q7 

#3 


25X1 A 

25X1 A f by W tl fOOffl [ 


25X1 A 
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(hereinafter referred to os I \ am! 
(hereinafter referred to aa 


ifiOMUi, aubeo nt renter ten snoountssod unanticipated 
delays and has bees* required to isaf wa additional work sod 


furnish additional materials wider SUboo&traol 007 which would 


25X1 A 


«*m» It to «N4td the enttaeted cost thereof and; 

I deslrea ^boontiMfcor 


m odi fica tion oGeteoylated by said Subeontraotj 

m «9lBnKatB v la the eomilderation or the pree&sea 
and other valuable consideration the parties hereto agree as 


follows* 

'4ar 

25X1 A ** **«»«< wi } a® sy %a; an exahftnse ocr 

lottsru hat mean Subcontractor and | | dated January 5 # 1962 


25X1 A 

25X1 A 
25X1 A 

25X1 A 
25X1 A 

25X1 A 


and Janu a r y 11, 1962 respectively and (b) a letter froa CZI to 
Sobeentraeter dated Tebruary 6, 1962 , is hereby farther amended 


ty deleting in paragraph 5(d) of fart X, the words 
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2. Except as amended by paragraph 1. above, and the 
letters referred to therein. Subcontract 007 shall r em a in In 
effect without change 

XH WITNESS WHEREOF, the parties hereto have executed 
this agreement on the date set opposite the signature of each. 


25X1 A 


DATE B f 

1 Vice President 

25X1 A 

25X1 A I 1 
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